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BILL NO. S- 


'76-09- ^t) 


SPECIAL ORDINANCE NO. S- H 4 -~1(? 


AN ORDINANCE approving a contract with 
Martin Enterprises, Inc., for the re¬ 
location of the Street Department 
Building. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 


WAYNE, INDIAim: 


SECTION 1. That the contract dated September 22, 1976, 


between the City of Fort Wayne, by and through its Mayor and the 
Board of Public Works and Martin Enterprises, Inc., for: 


Improvement by construction of concrete spread 
footings, construction of concrete entrance slabs 
and a reinforced concrete floor slab with trench 
drains, extension of combination sewers, re-erection 
of an Armco Metal Building construction of a pass¬ 
ageway between the re-erected building and an exist¬ 
ing warehouse, and peripheral grading the Building 
Re-Erection at the City Utilities Lafayette Complex. 


$89,720.00 


TOTAL: 


for a total cost of $89,720.00 to be paid from monies allocated 
from Street Bond Issue of 1975, all as more particularly set forth 
in said contract which is on file in the Office of the Board of 
Public Works and is by reference incorporated herein, made a part 
hereof and is hereby in all things ratified, confirmed and approv¬ 


ed. 


SECTION 2. This Ordinance shall be in full force and 


effect from and after its passage and approval by the Mayor. 


Councilman 




?!*Wovedastoform 

AND L|e^lTY,^___ 









Read the first time in full and on motion by 


seconded by 


_, and duly adopted, read the second time by title and referred 

to the Committee on 


_(ahd the City Plan Comm iag^n for 


recommendation) and Public Hearing to be held after due legal noticeT^aTThe Council 


Chambers, City-"County Building, Fort Wayne, Indiana, on 

of "-“““ 


_, the day 


E: 



CITY CLERK 


Read the third time in full and on motion by rN 


seconded by 


PASSED r 




and duly adopted, placed on its passage. 


) by the following vote: 


TOTAL VOTES 

AYES 

m 

BURNS 

;;k 

HINGA 

V 

HUNTER 


MOSES V 

NUCKOLS 

\/ 

SCIEVIIDT, D. 

V 

SCHIMDT, V. 

X 

STIER 

X 

TALARICO 

. X 

DATE:V^I\^hfo^ 


NAYS ABSTAINED ABSENT TO-WIT: 


CITY CLERK 






Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 



) nSBNE K AL ) C AlWEltATIUN; f SPECIAL) C A - PPROPRH^ ^) 

of OcV, , 1976. 


ING OFFICER ^ 

Fort Wayne, Indiana, on the 
1976, at the hour of \ \ o 'clock /V , M . ,E. S .T. 


CITY CLERK 

Approved and signed by me this day of _, 1976, 




































































































Bill No. S-76-09-4Q. . 


We, your Committee on ^ 


report of the committee on public TO kfCS 

Public Worlcs to whom was referred an Ordinance 


approving a contract with Martin Enterprises, IN.c, for the relocation of 

the Street Department Building 


have had said Ordinance under consideration and beg leave to report back to the Common 
0-0' PASS. ^ 

L - 


Council that said Ordinance , 


Donald J. Schmidt 

- Vice-Chairman 


Vivian G. Sdmidt 




Paul M. Burns 


Willicun T. Hinga 



dateL 


^OMrt fivf 


AN, CITY CLERK 



















































bid analysis 

'Xj^j lLC, 1 Building Re-erection at the City Utilities Lafayette Complex__ 


SHEET 


OFFICE OF CITY ENGINEEI 


/• CONTRACTORS 



MaT^tin 


1 John De 

iner, Inc. 




STREETS-ALLEYS—SIDEWALKS 

OUAN UNIT MATERIAL 

UNIT 
BID . 

TOTAL 1 

BID 

UNIT 

BID 

TOTAL 

, 

UNIT 

TOTAL 

BID 

UNIT ; 

TOTAL 

Lump Sum 


The construction of cone. 















83,200.00 


89,720.00 


94,500.00 







entrance slabs, reinf. cone. 








* 





floor slab, trench drain, the 













extension of combination 


























an armco metal bldg., con- 













struction of a passageway, 













and peripheral grading. 



7.83^0 

over 

13 .'5^0 

over 1 

_ 













































E. & I. 


9,984.00 













$93,184.00 
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SISjia AgrjfawHl, 


CONTRACT 


made and entered into this 


day of. 


CITY PAID 

SUBJECT TO COUWCILMAWIC APPROVi^ 

HiELIMINARY MEETING__ 

RATIFICATIO N _ 



by and between. 


MARTIN ENTERPRISES, INC.-- 

hereinafter called "Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

prr.w Improvement Resolution No. ^724-1976: To improve by construction of concre te spread 
footings, construction of concrete entrance slabs and a reinforced concrete floor slab 
vrith trench drains, extension of combination sewers, re-erection of an Armco Metal Buildin, 
construction of a passageway between tte re-erected building and an existing warehouse, 

and peripheral grading the Building Re-Erection at the City Utilities Lafayette Complex. 


by grading and paving the roadway to a width o{J™ggg!g™,feet wit h XXXXXXXXXXXXXSOCXXXX 

xxxxxxxxxaocxxxxxxxxxxxxxxxxxxxxxxxxxxxxxx x xxxxxxxxmxiaxxxxx x xxxxxxxxxxxxxxxx xx 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner andf o the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution No. _^___ 

At the following prices: 

The construction'of concrete spread ^ 'Lun^) Sum $89,720.00 

footings, reinforced concrete entrance 
slabs, reinforced concrete floor sld), 
trench drain, the extension of combina¬ 
tion sewers, the re-erection of an Armco 
Building, construction of a passageway, 
and .peripheral grading. 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March l4, 1929, in accordance with Section 14 of the 
Compensation Act (Acts I 929 , page 545, being Section 9459 of Burns Annotated 
Statutes, Volume IV) . Section 40-12l4 Burns Annotated 1952 Revision - Volume VIII. 

A copy of General Ordinance Wo. G- 6 O- 66 , concerning discriminating in employraent 
under municpal contracts, is attached and incorporated herein by reference. 























The Contractor hereby expressly agrees to perform all the work in the prosecution of the aboVe 
described improvement according to the terms and conditions of Improvement Resolution Nn. ^72 ^-1976 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). i 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 
*->^Within 60 working days after contract is approved by City Council 

and in all respects completed on or before.—.^!!.., 19_and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-date—-^ 19 -until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contra<jt, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part ol said work or material. - 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City,gTowing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this___ 

day of___, 19-_ 

MARTIN ENTERPRISES, INC. 

BY: 

^ _ 

Contractor, Party of the First Part. 


City of Fort Wayne, By and Through: 




















GUARANTY BOND 


All bi} SJjwt That we - 

_MART IN ENTERPR ISES , BIG. - rr>ntrnrfnr.i 


as principal, aiid_r.-"-nj::Lr-rLr--x---"-r:.--r.-:in.-rr:r_r..':. 7 .r_':."r-r.rr.“r:-“n.':-".-—-rrj:^—- r_7 - - - ~ ~ r ., r 

- --AMERIC AN STATE INSURAN C E COMPA NY OF INDIANAPOLIS, IN DIAN A - surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of— ^. i .QHI T ^^Tf lNE. TOOUSA flD 
SEVEN HUNDRED TWENTY DOLLARS AM) MO CENT S --- 


_ ^^ 89 , 720 . 00 ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said— ZZ Z ~Z~~ . ~r . 7 .. Z . T .Z ~ 

MARTIN ENTERPRISES, INC.-'- 

did on the_day of-!-— 

__ enter into a contract w'ith the City of Fort Wayne to construct a 

Building Re-Erection at the City Utilities Lafayette Complex \ ^ 



.._according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the v/ork,/naterial and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said .J1ZIZ~Z7.~~.ZZZZZZIZ.~Z^JI I . ~ . 

-MARTIN ENTERPRISES, INCr ~~~~r- .T7.r--.shall faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 


WITNESS our hands and seals this_l-Q_day of .„gep .J,g.Zj§- 




























































LIABILITY BOND 


^wmi AU isen bg Wqtm That we" - " --zr ; 

MARTIN ENTERPRISES, INC.--- 

as principal, -AMERIC AN STATES INSURICE C OMPAIilY OF INDIAJIAPOLIS, INDIANA- 


"P TTTP* 

' as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sura of-^- 

aHOUSAWD SEVEM H UITORE D TWENTY, D OLLARS MD NO CENTS-'■-II 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 

executors, administrators and assigns firmly by th ese presents. 


_ _ _______ (^ 89,720.00 ) 

The conditions of the aboVe obligation are such, that if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the- 


day of___, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein contained, except the warranty and guaranty of the pave¬ 
ment as to the v/orkmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void,' otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 

WITNESS our hands and seals this — i.Q. ..day of-- 



C0J4FLSTS3 IS STREET E3IGIHSEHBIG DEPARTMENT 
SEPTES-ISES 8, 3.976 






































GENERAL POWER OF ATTORNEY 


American States Insurance Company 

INDIANAPOLIS, INDIANA 

KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporatiori duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 

and appointed, and does by these presents make, constitute and appoint C, H, Y-^STO, ARTHUR C , . FRERICKS^. — 

DONALD T. BELBUTOWSKIj GERAU A. DAHLEj lEONARD SHIRIEYj 

DAVID J. STEFFEN & LANE I. ROSS-.— (jointly or Severally)-—- - 

of_ Ft. Wayne _and State of_ Indiana- 

its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 


pT-nviriprij that t.hp ppnnT riitti nf any nn e- Such I nstr um ent , executed hereunde r 


shall nnt Pxr^sad FIVE MTT.T.TON AND Wo/lOOt hS (^5A^QQA)QQA)jQl_JK)lJAKSrL^" 
and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the 
common seal of the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said AttorneylsJ-in- 
Fact may do in the premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of 
such persons to execute, on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety or otherwise" 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 
attested by its Assistant Secretary and its corporate seal to be hereto affixed this-,12feh-day of Itecetribe . r - 


A. D. 19 75 • 


AMERICAN STATES INSURANCE COMPANY 


By_ William M. Eva ns- 

Second Vice-President 

ATTEST:_ Stanley-lo^ Rlegal- 

Assistant Secretary 

STATE OF INDIANA I 
COUNTY OF MARIONj 

On this 19th day of_ December __ a. D., 19—1^, before me personally came 


_ William Evans ___^ to me known, who 

being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is Vice-President of 
American States Insurance Company; that he knov/s the sea! of said Corporation; that the seal affixed to the said instrument is 
such corporate seal; that it was so affixed by order of the Board of DirecJtors of said Corporation; and that he signed his name 


thereto by like order. And said William M. Evans further said that he is acquainted with Stanley L. Rlegel 
and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


January 10, 1977 

My Commission Expires 


Debra Kay Driscoll 

Notary Public 


STATE OF INDIANA "I 
COUNTY OF MARION J 


Stanley L. Hlegel 


_, the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 

do hereby certify that the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect. , . 

I his Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of t^he Board of 
Directors of American States Insurance Comoany at a meeting duly called and held on the 15th day of December I9/Z. 

"RESOLVED: That the use of a printed facsimile of the corporate seal of the company and of the signature of an Assistant 
Secretary on any certification of the correctness of a copy of an instrument executed by the President or a Vice-President pursuant 
to Section 7.07 of the By-Laws appointing and authorizing an Attorney-in-Fact to sign m the name and on behalf of the cornpany 
surety bonds, underwriting undertakings or other instruments described in said Section 7.07, with like erfect as it such seal ana 
such signature had been manually affixed and made, hereby is authorized and approved. ’ 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporatior 


day of September 

(SEAL) 


76 




























VAC ^ i.c .V. i; 


SS-AfA*: SKILLED 
US-'JNSKLLLED 
IF-IiSDUSTR lAL FUND 
?V-?£K VLEK 

.. .. . r--, b.ang app-lr.tc<‘ -o prepare -i s:'..--'-:;- -: ' A*- rrc-v^Ulns 

.. id ■■. ■ : - P - - vi-.:-., all CCLLTULCTIOJ AJu MAXLLLLAjCD FXCJL'CXS ALALDLD hi 

CO^^A.CA AjX til LOAJ^D OF WORKS, Cm OF FF. WAFUF. lilDIAWA, DURJKG THE I'O.ITtlG CF JULY, 

AWo SRPFFKcFR lO^O ^ A.So-M Y -r 

]:iFFA-VK:l::.. a ..b..!.!- - b.a-tr-afta. f..:b :-= P. b—H traoe 

to wit; 


asbestos worker 

SOlLERTiAKER 

BRICKLAYER 

CARPENTER (BUlLDINGy 

(HIGHWAY) 

CEMENT,MASON 

electrician 
elevator CONSIRI'CTCR 
CLAZIEP- 
l.R(0; WCRTLL 
LABWEPx 


(3!J li.Dl>r,) 
.THIGHWAY) 

( sever ;. 


LATHER 

MILLVRIl,HT C FloEDRlVER 
,:?E?ATING ErGINFER 


(.Et;'LLDl:RI) 

( h::ghw.-.y) 

'SEW^R 


paikte?. 

elasterti 

PLUMBER S STEAM?ITTER 
MOSAIC L TERRAZZO GRINLER 
RCOEEP. 

.IhFEIMrT'<-T 


' BUILDT.'G) 

. U :Gr-. t'--Y ■ _ 

A. TUNS .^O.L ailTIEL IN TH: 
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i ITLE OF ORDI'WICE special ordinance - contract of Martin Enterprises, Inc.>- Res, 57 24-76 


DEPARlT'Efr REQUESTING ORDIrWICE board of public works __ 

SYNOPSIS OF OPJlIMAfjCE contract of Martin Enterprises, Inc, in amount of $89,720.00 
covers the re-erectlon of the Street Department Armco Metal Building into the Lafaye tte 
Complex. It also provides for construction of concrete footings, entrance slabs, 

floor, drains andcsewer extension. Two bids were received as follows; 

John Dehner, Inc, -$94,500.00 

Martin Enterprises--- 89,720.00 


(TABULATION ATTACHED) 


EFFECT OF PASSAGE Relocation of Street Department 


EFFECT OF NQl-PASSAGE No street Department storage facility 


^‘lEY INVOLVED (Direct costs. Expenditures, Savings) $89,720.00 to be paid from 

monies allocated from Street Bond Issue of 1975. 


ASSK'H TO CQ'flITrEE 
































